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MEMORANDUM FOR RECORD 

SUBJBCT: Services, ^and^Support^*^* LANE Tta " sf " ' »“»«««>. 


uiid e / VnSCO M U 1 ^ c o n t i e b t o 1 (T c c u e d™ V y “ ccu P ied *>Y JCLP 
the transfer to DIA on i t,, it ?V . d , b 7 the P ro J ect after 

G , : P K t de C ( r F S ° ^ V h/ '4 S F0 ^ 

(tenant). activ.it>) will continue to be provided to DIA 

between" ^FGGM 11 mus t ^e^establ i sheif 0 ^* As , reelaent OSSA) 
buiiHHor V 1 established m order to transfer 

provided P r o j e c t C C ENTER \an*E \ I CL P) r mCM?* 0 ** CUTTQntl y 

established" in^order^ to en^ure^a^smooth and* timely 0 trans 3 f^r: bCe " 


Mil estones 

Sec. of the Army approves 
project transfer. 

Mtg with Mr. Silvano to 
determine necessary action to 
establish ISSA. 

Requirements to be included 
m Io.ja determined by project 
manager . 


DATE 


COMPLETED 


11 § 15 Oct 84 


NLT 19 OCT 84 


ww ict smc1 ai. access program 

' IC1 ION TO THOSE WITH VERIFIED ACCFS^ 

TO CATEGORY TWO _(2) 

oENSIITVE INTELLIGENCE SOURCES AND METHODS INVOLVED 

NOT RELEASABLE TO FOREIGN NATIONALS 


CLASSIFIED BY: CDR 

DECLASSIFY ON: OADR 


INS COM 


Approved 
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IAGPA-F-SD 

SUBJECT: Tasks to Accomplish CENTER LANE Transfer 

Services, and Support 


19 Oct 84 
Buildings , 


Project manager and Mr. Silvano 
brief Cdr , FGGM and DIO on 
proposed transfer of bldgs 
from INSCOM to FGGM to D I A 
through ISSA. 

Project manager coordinates 
proposed ISSA with appropriate 
DIA POCs (RM/LOG). 

Project manager submits ISSA 
cover letter and document to DIA 
for signature. 

DIA. forwards ISSA thru FORSCOM 
to HQ FGGM for review and 
concurrence . 

F0RSC0M/HQ FGGM approve 
ISSA. 

ISSA goes into effect . 


NET 2 Nov 84 
NET 2 NOV 84 
NET 9 Nov 84 

NET 15 Nov 84 

NET 15 Dec 84 
1 Jan 85 
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